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SUB J : CONSEC MARINES AND SEABEES 

REF: STATE 181879 

1. CONSTRUCTION WILL ENTAIL A SIX DAY WORK WEEK FROM 0800 TO 
1700 HOURS. CONTRACTOR DOES NOT ENVISION WORK ON SUNDAYS OR 
HOLIDAYS, ALTHOUGH THERE MAY BE OCCASIONS WHEN IT MAY BE 
NECESSARY. 

2. FIRST PHASE OF CONSTRUCTION BEGAN SEPTEMBER 17, REFTEL 
TOKYO 11683. ACCORDING CONTRACTOR SCHEDULE, PENDING FBO 
APPROVAL, EXCAVATION TO COMMENCE OCTOBER 12. PREPARING BASE- 
MENT FOUNDATION WILL TAKE ABOUT 22 DAYS. BASEMENT SLAB SHOULD 
BE POURED ABOUT NOVEMBER 20. INITIALLY, BASED ON ABOVE SCHE- 
DULE. TWO CONSEC SEABEES AND THREE CONSEC MARINES SHOULD 
ARRIVE AT POST END OF OCTOBER. AS BUILDING PROGRESSES TO 
UPPER LEVELS, THE CONSEC SEABEE TEAM OF TWO MEN SHOULD BE 
AUGMENTED BY AT LEAST TWO MORE TO PROVIDE FULL COVERAGE. 

THE ADDITIONAL SEABEES' ARRIVAL SHOULD BE PROIECTED FOR JAN 

15. THE CONSEC MARINE REQUIREMENT WILL REMAIN THE SAME UN- 
TIL COMPLETION OF THE TEMPORARY OFFICE BUILDING. 
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3. FOR HOUSING PLANNING PURPOSES, INFO REQUESTED AS TO LENGTH 
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OF TOUR FOR SEABEES. 

4. WILL CONSEC SEABEES AND MARINES BE PROVIDED WITH INCLEMENT 
WEATHER GEAR. 

INGERSOLL 
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